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ACTION AID-20 

INFO OCT-OI AF-IO ISO-00 SPM-OI RSC-OI DRC-OI /034W 

1 10238 

R 15I5I0ZMAR74 
FM AMEMBASSY YAOUNDE 
TO AMEMBASSY ABIDJAN 
INFO SECSTATE WASHDC 2770 

UNCLAS YAOUNDE 0780 

E.O. 11652: N/A 

SUBJECT: CUSS CONSTRUCTION - 625-531 
REE: (A) STATE 022032, (B) ABIDJAN 0827 

1. RDO RECEIVED FOLLOWING LETTER DATED 5 FEBRUARY 1974 
FROM GRC MIN PLAN. QUOTE: FOLLOWING THE INVITATION TO BID 
CITED IN REEERENCE, I HAVE THE HONOR OF PROPOSING TO YOU, AS A 
PROVISIONAL CONTRACTOR, THE GROUP OE EIRMS GECICAM, GTE AND 
SEEDTP EOR THE CARRYING OUT OF THE ENTIRE WORK OF CONSTURCTION 
RELATING TO THE COMMUNITY HEALTH UNITE AT THE CUSS, FOR A TOTAL 
OF 1,800 MILLION CFA. I THINK THAT THIS PROPOSAL OFFERS SOME 
CONCILIATION TO YOUR LETTER OF 8 JANUARY 1974 CONCERNING THE 
REFERENCED INVITATION TO BID. AS A MATTER OF FACT, THE 
COMMISSION FOR BID ANALYSIS HAS, BY DEALING WITH ONE FIRM, 
OBTAINED A FAVORABLE PRICE FOR THE ADMINISTRATION AND THIS WAY 
ALSO AVOIDED THE PROBLEM OF COORDINATION BROUGHT UP 

IN THIS SAME LETTER. IN VIEW OF THE FACT THAT THE PROJECT IS 
PROGRAMMED, THE CONTRACT WILL BE ESTABLISHED IN ITS TOTAL 
AMOUNT (1,800 MILLION) AND WILL TAKE INTO ACCOUNT, WHILE 
AWAITING THE SIGNATURE OF THE FUNDING AGREEMENT WITH FAC, 
USAID/CAMEROON CREDIT CURRENTLY AVAILABLE ON THE ORDER OF 
1,092 MILLION CFA. IN OTHER WORDS, PAYMENTS WILL BE MADE 
IN INSTALLMENTS, AS NECESSARY FUNDS ARE MADE AVAILABLE.YOU 
WILL FIND HEREWITH THE PRINCIPAL DOCUMENTS RELATIVE TO THE 
CONCERNED INVITATION TO BID. UNQUOTE. 

2. ENCLOSURES INCLUDED MINUTES OF CUSS BID COMMISSION 
MEETINGS OF 14 JANUARY AND 4/7 DECEMBER WHICH HAVE BEEN 
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3. NOUKELAK, GURC ACTITN OFFICER, ADVISES THAT NEXT 
WEEK RDO WILL RECEIVE GURC PRESENTATION OF FINANCIAL 
PLAN AND ALSO LIST OF CHANGES IN CONSTRUCTION CONTRACT, BOTH 
OF WHICH WE HAVE REQUESTED BY LETTER. IN THE MEA 
TIME, HE 

RQUESTED A RESPONSE TO GURC LETTER OF 5 FEBRUARY, GIVING 
AIDS APPROVAL IN PRINCIPLE TO SELECTION OF GECICAM. 

ALTHOUGH OUR APPROVAL IS IMPLICIT IN 8 JANUARY LETTER RDO TO 
MINPLAN RDO PROPOSES SEND LETTER TO MINPLAN GIVING OUR 
APPROVAL IN PRINCIPLE TO SELECTION OF GECICAM AS REQUESTED. 
PLEASE ADVISE CONCURRENCE. 
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